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Message Text 


UNCLASSIFIED 
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11 

ACTION ARA-10 

INFO OCT-01 ISO-OO EB-07 /018W 

128116 

R 151813Z SEP 76 
FM AMEMBASSY CARACAS 
TO USDOC WASHDC 
INFO SECSTATE WASHDC 4758 

UNCLAS CARACAS 11074 

PASS TO OED/MEPD AND OIM 

E.O. 11652: N/A 
TAGS: BENC, VE 

SUB J : MAJOR PROJECT: CEMENT PLANT 

1 . PROJECT NAME: CATATUMBO CEMENT PLANT. 

2. BRIEF DESCRIPTION: A 450,000 METRIC TONS PER YEAR CEMENT 
PLANT LOCATED IN THE PERIJA DISTRICT OF ZULIA, IN WESTERN VENE- 
ZUELA. 

3. EXECUTING AGENCY/PROJECT MANAGER: ENGINEER MADAFARI OF 
LA FARGE ORGANIZATION, MONTREAL, CANADA IS THE SUPERVISING 
CONSULTANT. SEE 6 BELOW. 

4. STATUS OF PROJECT/ANTICIPATED BID DATES: NOW IN DESIGN 
STAGE, SCHEDULED TO START CONSTRUCTION IN EARLY 1977. COMPANY 
EXECUTIVES NOW VISITING EUROPE TO SEEK FINANCING AND EQUIPMENT. 

5. ESTIMATED PROJECT COST/FOREIGN CONTENT: TOTAL COST ESTIMATED 
AT THREE HUNDRED MILLION BOLIVARES (ANOTHER SOURCE INDICATES 
252 MILLION BOLIVARES INVESTMENT REQUIRED). 

6. COMPETITIVE FACTORS: THE ABOVE INFORMATION RECEIVED FROM 
A SOURCE IN GRUPO ZULIANO WHICH ALONG WITH GRUPO PERIJA IS 
TAKING A 60PERCENT EQUITY INTEREST. LA FARGE IS REPORTEDLY 
PARTICIPATING WITH A 1 5PERCENT EQUITY SHARE. PRESUMABLY LA 
FARGE HAS ALREADY ESTABLISHED CONTACT WITH ANY US FIRMS IT 
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Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 04 MAY 2006 



Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 04 MAY 2006 

IS SENT TO COMPLETE THE RECORD. THE NAME OF THE CORPORATION IS: 

INVERSIONES Y PROYECTOS CATATUMBO C.A. THE FEASIBILITY STUDY 
WAS PERFORMED BY CONSULTORES Y PLANIFICADORS ASOCIADOS SRL. 

DR. RICARDO MARTINEZ MARTINEZ EDIFICIO NCR. APARTADO 1824 
MARACAIBO (WITH THE HELP OF BENDIX (SIC) OF SAINT LOUIS, 

MO. ABOVE INFO ALSO BASED IN PART ON REPORTS FROM AMERICAN 
CONSUL MARACAIBO. 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 15 SEP 1976 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1976CARACA1 1074 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D760349-0153 
From: CARACAS 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1976/newtext/t19760959/aaaabynt.tel 

Line Count: 69 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION ARA 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: n/a 

Review Action: RELEASED, APPROVED 
Review Authority: vandyklc 
Review Comment: n/a 
Review Content Flags: 

Review Date: 01 MAR 2004 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <01 MAR 2004 by MaustMC>; APPROVED <23 AUG 2004 by vandyklo 

Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
04 MAY 2006 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: MAJOR PROJECT: CEMENT PLANT 
TAGS: BENC, VE 
To: COM 
Type: TE 
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